


ABRAMSON, ENCESSER CO., 


MANUFACTURERS OF ALL KINDS OF 
CABINET WORK, 


1969 To 1973 FIRST AVENUE. 
* BET. 10187 « 1020 ets 


TELEPHONE CoNNecTiON. 


NEW YORK , January 5th.19068 


The Américan Numismatic Society, 
156 th. Street,West of Broadway, 


New York, City. 


Gentlemen;- 

We hereby agree to fturnish,deliver and set 
complete,in a tirst class workmanlike manner the fartition, 
required on the Ground Fldor,south side of building,set be- 
tween Columns,as shown,same to pe made of selected birch, 
Stained mahogany,to match the present woodwork now at the 
building for the sum of One hunéred ninety ($ 190,00 ) Dollars. 

The length of the partition will be about 19'-0" and 7'=6" 
high,and the panels and the pilasters will be civiced,so that 
the Exhibition Cases,will set between the pilasters of the 
partition,as shown on the Elevation Drawing. 

All of the material and workmanship will be the best of 


their respective kinds,ano said work will be gotten out ina 







good and substantial manner,and to your entire satisfaction. 
This work will be made according to sketch,and can be 

"finshed and set complete within two (2) weeks, 

) Yours very truly, 


Abramson-Engesser-Company.Inc,. 
A A? 





ABRAMSON, ENCESSER co., 
MANUFACTURERS OF ALL KIN®S OF 
CABINET WORK. 


1971 ro 1973 FIRST AVENUE 


BET. 101ST & 1020 STS 


TELEPHONE CONNECTION 


Neu York, December 2re,1908. 790 


ee ee 


The American Numismatic Society, 
16th. Street,West ot Broadway, 
New York, City. 


Gentlemen;j- Le 


“We herepy agree to furnish and deliver ina 
Pirst Class Workmanttke Manner,eignt (8) Cup-boards,to match 
the existing onés now atthe ouilding,tor the sum of Thirty | 
two & 80/200 (G 32.80 ) Dolla¥s-each,finished and set complete, a 
—— ce NT ere EN NL ernest lt ee cone RMLs 0 LAA ct i th 
We also propose to furnish and @eliver about forty (40) Run- 

ing Feet of Cup-boards,same *o correspond exactly in design 

and workmanship,witn those now at tne Gal LAA ng For the sum of 

Seven (» 7-00 ) per running ft. or Two hundred eighty (§ £80.) 

Dollars,finisnhedc and s@t complete, 


Referring to the Diaphragms’ required for the inside of the 
Exhibition Cases,we wish to say and inform you herewith, that 


we will furnish and deliver t _Pprice of Twelve and 
50/100 ($ 19,50) Dollars caches tee exactly with 


the existing Diaphragms,now at the nuilding, but to have two 
(2) additional divisions.The e¢loth covering for these Dia- 


Phragms to be supplied by you,and the labor required to cover 
them to be Supplied by us, 


Hoping to ve favored with your for the above,in. wni e 
a receive our prompt and ¢areful wAbeabhed os one te “— 
fain, 


Yours very truly, 


Abramson Engesser Ay Be, 7 


OM Akh overs re fre barrens vr 4 
hathatvy Y 2302. 


(Dict by A.G.A.) . ee 
(To FoW.S.) Hoes re 





ABRAMSON, ENCESSER CO.., 


MANUFACTURERS OF ALL KINDS OF 
CABINET WORK, 


1969 To 1973 FIRST AVENUE. 
BET, 1018T 4 1020 BTS 


TELEPHONE CONNECTION. 


NEW YORK shecember 10th.1908, 


The American liumismatic Society, 
l5tthsStreet,Vest of Broadway, 
New York,City. 


Gentlemen;- 

We herewith beg to confirm your verbal order 
of the 9th,.,inst.,relative to building cupboards around three 
(3) wells,at the andve named building namely;- 


5 Sections on the west wall, 


€ " eaSt walll 

6 ° ¥ " south wall, 
and also seventeen diaphragms for tne seventeen (17) metal 
cases. 


All of the above named work will be gotten out in a first 
class workmanlike manner,and to the Societies entire satis- 


si As per understanding with our Mr. Abramson, this 


work 1g to ve delivereé and set complete,on or berore Jan- 


eS ae hc lO 
. 


vary 2nd-1908. . 
Referring to tne cloth lining required tor tne diaphragms 


whien is to pe rurnishec by you,we wish to ask you to kindly 
make 1/4 of a yard allowances Pon the’ Figures submitted to you 
by our Mr. Abramson, 

ee Sincerely thanking you for your kind order,wnich will re- 
% ceive our prompt and careful attention,we beg to remain, 

. a ag" Yours very truly, 


Abramson Ingesser i BS; ‘a 
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ABRAMSON, ENGESSER CO., 
MANUPACTURERS OF ALL KIN@® OF 
CABINET WORK. 


19T1 re 1873 FIRST AVENUE 


SEY. (O1ST & G80 ST* 


“ie C4 
ete 5 OS June lst.1909. 490 
BSo2ti Ma TR. 


The American Numismatic Society, 
156th.Street,West of Broadway, 


New York, City. 





Gentlemen;- 

We hereby agree to furnish,éeliver and set complete, the 
cupboards required for five (5) Metal Exhibition Cases,ine 
cluding four (4) diaphragms,for the sum of One hunéred sixty 


a two ($ 162-600) Dollars. 

( / —— We also agree to take out the metal tops from five (5) 
a" of the Metal Exhibition Cases,and to reset in place thereof, “* 
hal¥ five (5) lights of plate glass,with a wooden frame around same, jj 
os as per diagram below,and make same dust-proof,for the sum of 


Forty ({ 40.00 ) Dollars. 
Further,we agree to furnish,deliver and set the 2 wall 
cases,to match the present ones,namely;-= 
One Wall Case 48 A 42 A 3" ‘ 
One Wall Case 31 KX 42 X 3" N| 
For the sum of Thirty two ($ 32.00 ) Dollars,this price 
does not include any cloth. 





a Mahogany Finish,namely;- 

Two (2) Oak Cupboards,with show cases on top, 

One (1) Writing Desk, 

One (1) Frame, 

One (1) Small Show Case on ‘all, 
ané also to fill out all the cracks,where necessary,for the sum 
of Thirty five ({j 35-00 ) Dollars. 

All of the above named work will be done in a g00d,sub- 
stantial @nd workmanlike manner,ané to your satisfaction. 

Hoping to be favored with your orcer for the above,which 
will receive our prompt and careful attention,we beg to remain, 


We also agree to refinish the following,from Oak to \ 


et 


—————. 


Yours very truly, 


Abramson-Fngesser-Compan inc. 
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_ ABRAMSON, ENCESSER CO., : 


MANUFACTURERS OF ALL KINDS OF 
CABINET work. 
ci. 1971 ro 1973 FIRST AVENUE aa 

; BET. to1ST & 102d sts. 


TeverHone Connection 


= 


Penk 
i 


New York, ily 12 the 19096 799 


- 


The American Numismatic Society, 
156th.Street,West of Bradway. 


c New York, City. 

ey - AeRenon}.- 

; i . Enclosed please find our ball for ,ork furnished in the 
a “a 


seum Building according to our estimate,and governed by your order, 


er with some extra work. We hope that same will meet with your A re 


| hea have your inquiries on any work which you may have bn 


o .— 
lied 


wit * in th mera mpenk ing you for your past favors,we ate | 


a 
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ABRAMSON, ENCESSER CO., 


MANUPACTURERS OF ALL KINDS OF 


CABINET WORK. 
1871 vo 1973 FIRST AVENUE 


eer jo1sT & 1090 eT@, 


Teieenonwe Connection 


cen QJork, Wig 23ra.190. 790 


The American Numismatic Society, 
156th-Street West of Broadway, 
New York,City. 


Gent lemen;- 

Replying to your inquiry of the °? nd. inst., 
regaréing the covering of the diaphragm& charge,which we made 
on the bill submitted to you,we wish to state and inform you 















herewith,that this matter is simply a mistake on the part of 
our bookkeeper,through misinformation by the workingman who 
worked on the job. Nethertheless,in the meantime we have received 
a bill from our varnisher for @oing some extra work at the 
musevm,and amounting to SIXTEEN & 50/100 ($¢ 16.50) DOLIARS, 
for finashing up the cases on the inside,and also touching up, 
these items we have never figured,and we are therefor obliged 
to charge you same. We have charged you with 1/2 days labor, 
for covering the frames,which is three (j 3-00 ) Doliers,the 
amount amount of three dollars for covering we will credit 
you with,but for the extra bill which our varnisher Placed in- 
to our hands we will be obliged to charge you with, 

Trusting that this matter will cause you no inconvenience, 
we beg to remain, 
is Very truly,yours, 


ABRAMSON, ENCESSER CO., 
MANUFACTURERS OF ALL KINDS OF 


CABINET WORK. 


1971 ro 1973 FIRST AVENUE 


& 102D STS 


TeterPHONE CONNECTION 


hen York, _ _July 27th. 1909 790 


The American Numismatic Society, 
156th-e Street West of Broadway, 


New York,City, 


Gentlemen;- 

We send to you herewith enclosed our bill for 
painting one (1) Display Stand or Diaphragm flat black,a- 
mounting to Three (§ 3-00 ) Dollars.fhe bill of July 12th. 
will stay as it was,as per agreement with our Mr.Abramson. 

Trusting thet this matter will be satisfactory to you, 


we are, 
Yours very truly, 


[Fier > tf 


Abramson Engesser 4 Ser 
ic —~ 


°F 
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ABRAMSON, ENCESSER co., 
MANUFACTURERS OF ALL KIND® OF 
CABINET WORK, 
19T1 ro 1973 FIRST AVENUE 


SET. 1018T & 10290 Te 


Tetesnone Connecr 


135-1 Lime 


fi 
e LE 7S January 6th,.1910 790 
ESTINAA TSB, 


et 





The American Numismatic Society, 
156th Street West of Broadway, 


New York, City. 


Gentlemenje- 

We hereby propose to furnish,deliver and set the Cupboerés 
required for two (2) Exhibition Cases,for the sum of SEVENTY FIVE 
($ 75,00 ) DOLIARS,which price includes the Diaphragms, but no cloth 
covering. 

The above named cupboards to correspond exactly with those 
cupboards which are now at the building,namely in design,material 
and workmanship. 

Trusting that the above named low estimate will enable you b 
to award the contract for this work to uS,we beg to remain, 
Yours very truly, 


Abramson Engesser Co. inc, 


Ya Bis ne: j : 
. sf — 


P.S. We have found out that the cleanest and safest way is to 
send our wagon for the two (2) metal exhibition cases, take 
them to our eon fitted on to the cupboards,so as to 
éo away with all the dirt and other nuisances at the building, 
But before taking the metal cases to our shop,we would ask 
you herewith,to kindly have one of 94 men take of the doors, 
as they are not required by us for fitting at our shop. 


January, % 1910. 


¥ossrs. Abramson, Engesser Us, 
1271-1272 First Avenue, 
New York. 
Dear Sirs; 

I have your estimate of $75.00, for Cupboards and 
Diaphragms for two exhibition oases, to correspond with 
those now in the building. The estimate is satisfactory, 
mid. 2 would be glad if you wovld send for the cases at 
your earliest convenience and push the work shead as 
rapidly as possible. 

You will notioe a blue pencil mark and a small piese 
of white paper on the top of one of the cases, kindly 
leave these marks as they designate which doors belong 
on that case. 


Very truly yours, 


Director, 


ABRAMSON, ENCESSER CO., 


MANUFACTURERS OF ALL KINDS OF 


CABINET WORK. 


1971 ro 1973 FIRST AVENUE 
BET. 101ST & 1020 STs. 


TecerHoNe CONNECTION 


New York, Janvtary 10th.1910 190 


The American Numismatic Seciety, 
. ee 156th-Street,West of Bway, ‘ 
? New York,City. 


im |. aa G ene 
ma Gry a fone en io re: omg and We ise manana us = — “_e 
. a act as were ne for se on the strips of wood 
eras a - gohin | soins are to be placed for. 


ing you in -aavanee corte favor we ask of you heres 


te qeees ac" 





Koa ark, January 19th-1910 790 








The American Numismetic Society, 
iséth-Street West of Broadway » 
New York, City. 
Gentlemenj-~ 

We hereby agree to furnish,celiver and 
set complete,about sixty ( 6p) trays, 2°3"X14"Al"high,all of white 
wood,the fronts of same to be stained and finished aS per your €x- 
planation,for the sum of SEVENTY FIVE ($ 75.00 ) DOLLARS. 

If the bottom of the trays are to be covered with cloth,then 
kindly include the amount of TEN ({ 10.00 ) DOLLARS in addition to 
the above name@ est imate. This price is only quoted for epplying 
the cloth,as it is understood that all the cloth is to be furnished 


by you, 
Trusting that the above named lov estimate will enable 


you to award the order to us,in which event it will receive our 
prompt and care ful attention. 


Yours very truly, 


Abramson Engesser Compa KBE 


ABRAMSON, ENCESSER CO., 


MANUFACTURERS OF ALL KIND® OF 


CABINET WORK. 


1971 ro 1973 FIRST AVENUE 


ELEPHONE CONNECTION 


vy, ee ak: January 20th.1910 97 


The American Numismetic Society, 
156th-Street West of Broedway, 


New York,City. 


Gentlemenj- 


Enclosed herewith we beg to hand you a sketch of 
the cabinets which are to be placed around the columns as per your sug- 
gestion-Saié cabinets will be of the same height as the wall cases,with 
exception to the bracketts,which are to be placed under the cabinets, 
and the mouldings on the top,to trim the columns and the cases, 

We will furnish these cabinets with four (4) doors tc open,and 
trim same all around the columns,for the sum of SIXTY FIVE (§ 65-00) 
DOLLARS, each complete. The iebeat edei be the inside of these cases 
to be furnished by you, 

Trusting that you will give the atove named proposition your kind 
consideration,and to receive your valued crder for said work,we beg 
to remain, 

Yours very truly, 
Abramson Engesser Company-Ince 


™ hf 


ood 


ABRAMSON, ENCESSER CO,, 


MANUFACTURERS OF ALL KIND 


CABINET WORK. 


1971 ro 1973 FIRST AVENUE 


EPHONE CONNECTION 


ESTI , 
ESTIMATE Cua ork, Pebruary 5th.1910 790 


The American Numismatic Society, 
156th. Street West of Broadway, 


New York, City. 


Gentlemen;e- 
We hereby agree to furnish,deliver and set 
the following work required for the above named building namely;- 


Exhibition Cases required for the West Wall, 23'10-3/4" long, 
. " « " ™ South Wall, 8'7-3/4" long each, 

1 $ . ba *  * North Wall, 7°0" *" all as per 
your directions including Polished Plate Glass,and @loth Govering for 
the Bottoms, ‘ 

Also, One (1) Wall Case 7°O" in the length,the height and depth 
to match the existing wall cases of those which are at the building, 


2 


Also,we agree to change the cloth in all the existing wall cases, 

as algo in two (2) of the Exhibition Cases,and recover same with new 
cloth,all as diretted for the sum of FOUR HUNDRED THIRTY FIVE (¢ 435.) 
DOLIARS, complete. . 

All of the above named work will be done ina first class work-e 
manlike manner,and delivered ané set up at the building,within two (2) 
weeks time,from date of order, 

Trusting to be favoréd with your valuable orcer for the above » 


nameé work,which will receive our prompt and careful attention,we beg 


to remain, 
Yours very truly, 


Abramson Engesser Company-Ine¢. . 
la fp 


”) way 
a d v 4 


w§ yA- ere 46d - SPOT / 


February o, 1910. 
‘Messrs. Abramson, Hngesser CO.i, 
1971-19735 First Avenue, 
New York. 


We will accept your estimate, of this day's date, $460.00, less tee amount you 


have included for the cloth for lining the cases, this cloth we will provide. 


a 


This is only on the condition that the work jis entirely completed on, or tefore, 


= 


Monday, February clst. 


Very truly yours, 


Director. 


February 12, 1910. 
Messrs. Abramson, Engesser Co., 


1971-19738 First Avenue, 
New York. 
Dear Sirs: 
The black cloth, for lining the cases, is here, I would be glad if you would 
have your man get at it on Vonday, if possible. 

I want you to wake a small, heavy table, on which to fasten two machines for 
stamping numbers &c, as I want to use this right away, I would be plad if your Wr, 
Abramson should find it convenient to come up on Wonday, so that I can explain what 
I want. 

Very truly yours, 


Director. 





ur Wr, Abramson could 


a . — — >= 
Lirector. 


> 


ABRAMSON, ENCESSER CoO., ~ : 


MANUFACTURERS OF ALL KINOS OF 


CABINET WORK 
1971 ro 1973 FIRST AVENUE 


BET. TOIST & 1020 STS, 


TeLerrone CoNNecTiON 


Naw Gori, May 19th» 1920 97 


The American Numismatic Society, 
156th-Street ,West of Bway, 


Rew York, City. 


Gentlemen j- 
We beg to advise you herewith,that we 
have placed the order for changing the two dozen locks,to be 
all different ané masterkeyed,two master keys ®or all the locks 
and two changed keys with each lock,same will be éelivered to 
you in about from ten days to two weeks, The other ecisht loeks 
we will my from stock and same will be delivered to you to- 
gether with the woodwork which you have ordered from us, 
Thanking you for your valued order,we beg to remain, sf 


Yours very truly, 


Abramson Engesser a a ye. ( 


tat A 


~ 


ABRAMSON, ENCESSER CO., 
MANUFAC TURERS OF ALL KINDS OF 
CABINET WORK 
1971 ro 1973 FIRST AVENUE 


BET. 10!IST & 1020 STS, 





TeLerpHone CONNECTION 


Now Cork, Sly 29th.1910 197 


The American Numismatic Society, 
156th-Street West of Eroadway, 


New York, City. 


Gentlemenj- 

We hereby agree to furnish and erect in @ good, 
substantial and workmanlike manner the Cabinet Work required 
to construct Exhibition Swinging Cases as per plan and full 
size details,ané as enmuerated in the foilowing schedule, 


Schedule, 

Each case 4'4" high and 1°10" wide with two (2) doors 
ang one (1) centre partition of compo board,these doors to 
be glazed with 3/16" American Plate Glass, The divisions of 

* compartments for the centre partition will be made and cone 
Structed as per your suggestion. 
All of the above named work will be made of first 
quality mahogany,and finished to match the colour of room, 


a The hardware and swinging hinges will be made of solid 
ass. , 


All of the above named work to be a first class 
job,and the price will be Ninety five (§ 95.00 ) DOLLARS, 
for trimming one (1) side of a colum,complete. 


Trusting to be favored with your valued order for the 
above named work,we beg to remain, 


Yours very truly, 


Abramson Engesser companys Ine, 





ABRAMSON, ENCESSER co., 


MANUFACTURERS OF ALL KINDS OF 


CABINET WORK 
1971 ro 1973 FIRST AVENUE 


BET. 10!IST 4 1020 STs, 


TeverHone Connecrion 


ee CA, nh, meptember 20th, 191¢~y 7 


The American Numismatic Society, 
156th. Street West of Broadway, 


New York, City. 


Gentlemen;- 
We hereby agree to furnishané deliver in a 
good,substantial and workmanlike manner the cabinet work required to 
make a glass cabinet for a silver loving cup 12" X12" X 12" mahogany 
frame and glazed with clear crystal glass, for the sum of Twenty 
(} 20.00 ) Dollars. 
The cabinet will be made to open up by lifting tggglass part 
from the base board- 
Trusting to be favored with your order for the above naméd— 
we beg to remain, 


Yours very truly, 


Abramson Engesser ae c 





Abramson, Engesser Go. 


ig caine cae 

a 
Mi Hardwood Doors, 
+ ® 
bf Trims, ° 
: * 
ri Mantels, : 
bs Wainscoting, 
# a 
eaten CHliNie, 5 
bs Etc. . 
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Manufacturers of all kinds of 


1971 to 1973 First Avenue, 


Ber LOST AND 1028p STREETS, 


Telephone, 1351 7ath 


Kher 


NEW YORK. 


ABRAMSON, ENCESSERCO., 


MANUFACTURERS OF ALL KINDS OF 


CABINET WORK. 
1971 ro 1973 FIRST AVENUE | 


BET, 101ST & 1020 STS. } 


TevePHone CONNECTION 


| Neu York, Movember 26th,1910 /90 


| 
American Numismatic Society, 
156th, Street sat of Broadway, 
New York, City. 


Gentlemen;- . 
Kindly give bearer the cloth which our Mr, Abramson 


has spoken off to your Mr | Belden over the phone this A.M.,and oblige, 


ae very truly, 
Abramson | Engesser Company.Inc. 
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MAY 6 - 1911 


Dear Sir;- 

We regret to having aisappointed you by 
not calling on you as promised by our Mr. 
Abramson,but we wish to inform you that 
Mir, Abramson will be up at the lmseum pro- 
bably on Monday or Tuesday without fail,with 
Samples of finish for the plaster cast to 
be approved by you. frusting that the matter 
of delay has caused you no inconvenience ,in 
any shape or way,we beg to renmain; 

«int. Yours very truly, e 
ramson: Engesser Co.Inc, — 
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Mr. Belden, 
c/o American Numismatic Society, 


156th.Street West of Broadway, 


New York, City. 


ABRAMSON, ENCESSER CO., 


MANUFACTURERS OF ALL KINDS OF 


CABINET WORK. 
1971 ro 1973 FIRST AVENUE 


BEY. 101ST & 1020 STS. 


TeLterPHoNne CONNECTION 


w/ 
ays : 
Mr, Belden, Nec Yark, Tuna 9th,1911 


c/o American Numismatic Society, | 
156th.Street West of Brosdway, 
New York, City. 


Dear Sir;- 
; We herewith beg to inquire if at the present 
time it will be convenient for you,to have one (1) of our cabinet makers 
call at the Museum Building to make the necessary repairs to the desk 
etc.You have probably overlooked this matter and we herewith beg to | 
remind you of it, 
Thanking you for your past favors,and in advance for the favor 
we ask of you herewith,we beg to remain, 


Yours truly, 


Abramson Engesser Co,I 
Fs Vth. 


C 








Messrs, Abramson, ingesser & Co., 
1371-1378 First Avenue, 
New York. 


Dear Sirsi- 









have your Letter of June 9th.” You ca 


~~ 


man up here to fix my desk on Monday if convenient 


ES 


crefer if he hid not come before the afternoon ue 1 


away all the morning, and E sould like % be here ™ 


so as to explain to. him just vbat is to te. done. . 2 sea 
Very truly yours, — 


ABRAMSON, ENCESSERCO.,, 


MANUFACTURERS OF ALL KINOS OF 


ag 
CABINET WORK. ‘i, 
1971 ro 1973 FIRST AVENUE 


GET. 1O1ST & 10270 STS. 


Te.eeHone Connection 


Neu Yark, September 16th.1911 99 





Mr. Belden, 
c/o American Numismatic Society, 


166th.Street West of Broadway, City. 


oe We are very sorry to having sad ane phe: ie 
Bas aerate Sc Savescty, fo therefor adi you hereetth te 1ieliyigame 
bearer of this letter all the necessary data etc,,and also explaining be 
ae sepa be fang ae beet fo r the favor we ask of you herewith, 
we beg to remain, i a 


Abramson Engesser Company. Inc. 





” 


“astraa. Abramson, Engesser Co., 
i. 1371 Firet Avenue, 


f few York. 







Dear Sirs:- a 
Will you kindly make for me eighteen little packs. 
meine: which I am eending by your nesronder, these exactly 1i 


ite except for a elicht if ference in the widths eel 


4 ‘ mae 
these, and let me know 5 eat these will cost, and how 

to let me have them, - heey eu: ae) 
er Very truly yours, 


Pa 











ABRAMSON, ENGESSER CO., inc. 
MANUFACTURERS OF ALL KINDS OF 
CABINET WORK 
1971 ro I973 FIRST AVENUE 


BET. 101ST & 1020 STS. 


TELEPHONE CONNECTION 


New Gorge tember 16th,1911 


Mr. Belden, 
c/o American Numismatic Society, 
156th.Street West of Broadway, 
New York,City. 


Dear Sir;- 
We are pleased to quote you on the racks which you 


wish to have made similar to the sample which you have sent to us,and 
beg to herewith state that we will furnish the material and labor re- 
to make them,eighteen (18) in number,for the sum of Fourteen & 50/100 
($ 14.50) DOLLARS. 

Trusting that the above named estimate will meet with your ap- 
proval,and to receive the order for same,we beg to remain, 


Yours very truly, 


Abramson Engesser Sista 9 
“2 spovireL, 


—_ 
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ABRAMSON, ENGESSER CO., Inc. 


MANUFACTURERS OF ALL KINDS OF 
CABINET WORK 
1973 FIRST AVENUE 


197! Tro RE S - I M A T z. 


BET. 101ST & 102D STS. 


TELEPHONE CONNECTION 


Now York, ABBO8 XG... PAM. L9LB..... 
The American Numismatic Society, 


156th, Street West of Broadway, 
ew York, City. 


Gentlemen;=- 
We hereby agree to furnish and deliver in a 

first class workmanlike manner the cabinet work required to make One 41) 
White Wood Doubled Faced Top Show Case,stained to match present woodwork 
and cases at the building,with plate glass doors,and cylinder lock for 
each door,for the sum of NINETY ‘THREE ($ 93.00 ) DOLLARS. 

NOTE: If the sforensamed show case will be made of mahogany instead 
of white wood,then it will cost an additional TEN ($ 10,00 ) DOLLARS. 

The cloth required for the above named case is to be supplied by 
you,but we are to line same, 

If lock running the full length of case for the above named show 
case is desired,it will cost an additional EIGHTEEN ($ 18.00 ) DOLLARS. 

Should you desire to have three of the afore mentioned cases made 


f 
instead of only one,thenwe will make them SEVEN & 50/100 ($ 7.50 ) DOLLARS 
cheaper each case, 7 


We also agree to make two (2) mahogany frames 48" X 30" with 
compo board back,stained and varnished to match existing woodwork in 
building for the sum of TWENTY NINE ($ 29.00 ) DOLLARS. 


Trusting to be favored with your valued order for the above named 


work, we beg to remain, 
Very truly yours, 


Abramson ee al 


(Dict «BY BLE. ) 





(F.S.) nc to Bases oF 7a bles or SBowlose ae7e prof priate tad 





Jannery 25th, 1912, 


_Wesere, weraneon, Taporeer co, 





ABRAMSON, ENGESSER CO., Inc 
MANUFACTURERS OF ALL KINDS OF 
CABINET WORK 
197! ro 1973 FIRST AVENUE 


BET. 101ST & 102D STS. 


TELEPHONE CONNECTION 


New York, ES002 LY 27t+h.1912 


Mess. American Numismatic Society, 
156th. Street West of Broadway, 
New York, City. 


Gentlemen;=- 


Ye hereby agree to make and deliver two (2) 
Mahogany Frames 48" X 30" with compo board back,stained and varnished 
to match the existing woodwork in the building,for the sum of TWENTY 
WaNz ($ 29.00 ) DOLLARS, 
Trusting to receive your valued order for the above named 
work,in which event it will receive our very prompt gqgnd most carful at-=- 


tention, 


Very truly yours, 


ie. ENGESSER CO., Inc. 


‘MANUFBCTURERS OF ALL KINDS oF 
‘< CABINET WORK 
197! ro 1973 FIRST AVENUE 


BET. 101ST &@ 102D STs. 


TELEPHONE CONNECTION 


New York, donaary..27%tn,1912. 
Mess, American Numismatic Society, 


156th.Street West of Broadway, City. 


Gentlemen;- 
We hereby agree to furnish and deliver in a first | 


Class workmanlike manner the cabinet work required to make one (1) 


White Wood Doubled Paced Top Show Case,stained to match present woodwork, 


A 


S. 


x and cases st the building,with plate glass doors,and cylinder lock for 
; | eaci{toor, for the sum of NINETY THREES$ 98.00 ) DOLLARS. 
7 = NOTE:)- If the aforenamed show case will be made of mahogany 







 Anstead of white wood,then it will cost an additional TEN ($10.00 DOLLARS, — 











The cloth required for the above named case is to be sm: ied 


u,dut we are to line same, _——_ 


7¢ ~~ ore 


“—_— 


If lock running the full length of case ‘or the above named 4] oe 





“esse ‘is desirea,it will cost ah additional EIGHTEEN ($ 18.00 ) DOLLARS. 






i of Should you desire “ee three (3) of the aforenamed cases : rade 
a ead of only one,then we will make them SEVEN & 50/100 ($7,560) 


per each case, ms 





- ‘Trusting to receive the order for the above named work,we 
beg to r omain, > fs a 
Very truly yours, 3 
mgs 

branson ee Company. 









February dth, 1912, 


Myodear Nes lMntington: ~ 


T nave teen \ninking consideratiy dver tne ouesiion’ of 
tne $iei: extitition cases far ihe gain yoom, regarqiar wracr we nao some diltee 


Conversation, ano } unin tnat the ae waz, toth for couveniente snd for tha 
| appsararic® “oF ine room, yonia te wave the table, whien is ama ty $a One: 
‘yan at aoetyy & ho ‘ine sonth eiae of gn “boat, Ant get Unree cases! ot ‘ 
size as the one Nd alrend ‘ie and we ines 9h the sities Vine a 

pond with the 2 Kt is 3 ok: ¥hi ih 
teria. 





Views are when jou nave an Opportunity. . 


7 
2m, we could have these three Cmses, it wonid give us 
fine room I: special exh itions and exhibitions that would frequenti/ change 
, 
- 


without 1: oping with sur wore permanent exhititions, tnat: we have in the ? 
Wall cnses. The cage, that we have, is very useful, and with two more we would 
be very much tetter fixed. 


Very sincereiy yours, 





: . E. GATES tt — 


2T—-BROAD— SFREEF— | 
NEW YORK 
1% WEST Sist STREET, 





February 7, 1912 


Mr. Bauman L. Belden, Director 
American Numismatic Society 
156th Street, West of B'way 
New York City 
Dear Mr. Belden: 
Complying with Mr. Huntington's request, I 
send you herewith proposal of the Abramson, Engesser 


Company, Inc., for cases for the American Numismatic 


Society. Please note Mr. Huntington's memorandum as 
: to the number of cases which should be made of White 
a Wood. 
eo. = 
7 Very truly yours, 
ye ' 
aA 
7 < ss 
- 
: 


_-—-« Enclosure é 
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1971-1973 First Avenue 
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No claims accepted after 5 days of receipt of 





Oe of goods, Pas ments to be made direct to the firm. 
if ee sin Niu Go 4nereh 1th, 1918, 190 
tS Hardwood Doors ¢3 
‘ Trims, i ia, ee 
| 5 
| usta To ABRAMSON, ENGESSER CO. pr. 
4 Wainseoting, st Manufacturers of all kinds of 
~~ | CABINET WORK 
i Bite. ‘ uf —4 y 
i : 


Telephone, 1351 79th. 





was BES a ee a 1969 TO 1973 FIRST AVE, 
ae sipesiniilllila 


TO furnishing the materinl and labor re- 
quired to make three (3( double fnced flat top 
show cases,stained to match present woodwork of 
building, price agreed, ® 85,50 each, “256, 59 


or” £256,) 50 


| 
. 
x ey | 


e256, 





New York, March 11,:1912, 


New York. 
Gentlencat— 
‘We hereby agree to furnish, deliever and set complete the follow- 
ing namely:- | 
Two (2) cases top and bottom cases on the north wall, 
Qne (1) case top and bottom case on the south wall, 

Also resetting and refitting old cases on the north and south walls and 
supplying refilling pieces for in between trin,: for the sum of TWO HUNDRED 
TEN ($210.00) DOLLARS complete. 

Trusting to receive your valued order for the above named work, in 
woich event, it will receive our very prompt and most careful attention. 
Yours very truly, 


Abramson, Hagesser Gompany, Inc. 


Warch 11th, 1912, 


nclore sree) a eetinate just received frou 





BRAMSON, mighSSER £0 ae Le 
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156th Street BE? 9 
“New York city. 
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r On the South 
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e GATES 


45 WEST 0161 STREET, 


March 12, 1¢12 


Bauman L. Belden, Director, 
American smatic Society 
«156th Street W. of Bway, City. 
Lian tac ar} oe ; 
ane WADI aoknowtedee receipt of your letter of 


- se ae Mr. Seats enclosing 





Telephone Connection 
Abramson, Lugesser Oo., Inc. 


WWanufacturers of all kinds of 


Cabinet Work 


1971 & 1973 Kirst Avenue 
Bet. 1Oist and 102Znd Streets 


Blew Bork,..March 18th.1912 191 


Mess. American Numismatic Society, 
156th. Street West of Broadway 
New York, City. 


Gentlemen;~ 
We hereby agree to make the necessary 


change on the north wall of your building,namely providing instead of 

Qne (1) case: 42" long,we will now make two (2) cases 36" wide each,one (1) 
of these cases each to go along side of the present case now in building 

at said north wall, to be made of white wood stained a mahogany color 

to match existing woodwork,for the sum of THIRTY ($30.00 )DOLLARS,this 

price in addition to our estimate submitted to you under date of March 11th. 


1912, 
Awaiting your written order for the above named work,as we were 


given the verbal order,we beg to remain, 
Yours very truly, 


4 
——_, 


P.Ss. We are going right ahead with ¢ 
mp 4S Soop as possbhble. he work,and expect to finish it 


Warch 19th, 1912. 





‘re, 
be 


ABRAMSON, ENCESSER CO., 


MANUFACTURERS OF ALL KINDS oF 


CABINET WORK. 
1971 ro 1973 FIRST AVENUE 


BET. 101ST A 102D STS. 


TetePHone CONNECTION 


obs Made __ April 1st,1912 190 
Mess, American Numismatic Society, 


156th. Street West of Broadway, City. - 


Gentlemen; - 
Kindly give bearer the black fett which is 


required for covering the show cases for your museum,and oblige, 
Yours very truly, 


Abramson Engesser Company,Inc, 


COPY 


April 11th, 1912, 
American Numismatic Society 


To ABRAMSON, ENGESSER CO.,: Dr. 


1971 to 1973 First: Avenue. 


re i ne Re ee ee ee ee ee ee ee es A eS ee ee ee os es ee ee ee et et ee ee 


fo furnishing, delivering and installing 
Two (2) White Wood Cases with cupboards ua- 
deracath for the North Wall, and 2 White Wood 
for the South Wall and Cupboards underneath, 
also the mahogany stained exhibition cases or 
frames, (Wall Frames), and making the neces- 
Sary alterations: af the buiiding,: furnishing 


the finishing, glass, hardware and setting 
complete, as ordered,: gG 40,00 
Price agreed, —=$346.00- 


To making the necessary change on the 
North Wall of your building namely; - 


Providing instead of one (1) case 42" long 
as at first agreed,: makiag two. (2) cases 36" 
wide, Hardware, finish, glass aba apbing coupl. 
» ~ Pride 
* As (Per our oatinats: i. 3/18/12 30.00 © 


pte et Wea acickiie ae White Wood Case,rStained 











= 313-3/8" X 7-7/8" X 28"deep, i . P 
oo (4) shelf, 10'-0-1/2"Ke8" x 1" ‘ 
x > eae a, 438, 7- 7 x14" X 4" ’ 
Bra ket = eu Vs em gt 
eh 148 W/BK 
"7°.X 2% X 7/8"Cleats, 
Te/2 x Bx 7/8" % 
Mk BNE 7/8" = 





Telephone Connection 
Abramson, Lugesser Oo, Inc. 


INanufacturers of all kinds of 


Cabinet Mork 


1971 & 1973 Fivst Avcwnic 
Bet. 10st and 102Znd Streets 


Blew York, April 15th.1912 191 


Mess. American Numismatic Society, 
156th, Street West of Broadway, City. 


Gent lemen;- 
We beg to herewith enclose our corrected bill 


for work which we furnished and installed at the above named building, 

a clerical error had been made on the part of our bookkepper in extend- 

ing the correct amount,and for which matter we beg your humble pardon. 
Trusting that the bill as it is now and the corrections made there- 

on will be satisfactory,we beg to remain, 


Yours very truly, 


Abramson Engesser Company 
7 Abthease 


April lth, 1912. 
Messrs, atrancon, Engesser Cox, 


¢ ~~ : > 


“pail 
“> A 


gy 
« 





My dear Mn. Huntington: - 


Eng Serer Company for the va 
These kes are: 
ea ae 90 | 





ABRAMSON, ENCESSER CO., 
MANUFACTURERS OF ALL KINDS OF 
CABINET WORK. 

1971 ro 1973 FIRST AVENUE 


BET. 101ST & 1020 STS 


Te.ePHoONne CONNECTION 


Neu York, october 12th,1912 7.90 
AMERICAN NUMISMATIC SOCIETY, 
} 156th.Street West of Broadway, City. 


Gent lemen;- 
We enclose herewith a small bill for extra 
work which our varnisher reported as having performed at the building, 
and for whichw e have this day received a bill from him. We were not 
aware of the fact that he had done any other work outside of the 
wardrobe,and therefore have not charged it on the first bill.We ¢pgyet 


that this matter will not inconvenience you in any shape or way,namely 
our failure to send same ané to have it charged on the first bill. 
Thanking you for your past favors,and trusting to be of further 
services to you,we beg to remain, 
Yours very truly, 
Abramson Engesser Company. . 
Per, 


October 14th, 1912, 





Messrs, Abramson, Engesser Ode, 
1971 & 1973 First Avenue, 
New York. 
Dear Sirs:- ' 
Your letter of October 12th with bill for varnishing amounting to two 
dollars and ninty five cents has been duly received. As regards this varnishing 
I would say that this is all work that should have been done on the former con — 
tract for putting up the shelves in my office, and meking the new cases in the 
main room. As Mr. Ungesser knows, the under part of the shelves were not varnish- 
ed as they should have been, and he agreed to have this dons the first time any 
work was being done up here. in the main room the moulding around one of the 
hew cases was left in an unfinished condition, and this had to be varnished to 
make it match, the rest of the cases, and a little further touching up was done, 
but all of it was work that shouldbeve been done at the time these cases were . 
put up. 1 paid for these cases and the shelves in my office a longs time ago, and 
it was understood at that time that this varnishing, which had not been done, : 
should be done, and that being the case 1] do not think any bill should have been 
-gent to the Society for this work, and J return this bill herewith. 
Very truly yours, 
Director. | 
| 
, 


Nay 


| SID. A Aas Ww SP 2, 
New York, November Ist, 1912. 


THE ABRAMSON ENGESSER CO., INC., 


MANUFACTURERS OF 


HIGH CLASS ARCHITECTURAL AND ARTISTIC 
CABINET WORK AND TRIM., 
beg to announce the REMOVAL of their OFFICE AND FACTORY to 


514-516 WEST 46:41 STREET, MANHATTAN, 


where we are equipped to fill all orders with thorough and guaran- 
teed satisfaction. 
Soliciting your further patronage, and thanking you in advance 
for same, we beg to remain, 
Yours respectfully, 


ABRAMSON, ENGESSER COMPANY, Inc. 


TELEPHONE BRYANT 4234. 





S ONLY) 





THIS SIDE OF CARD IS FOR ADDRES 
a 





American Numismatic Society, 
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SIGN HERE 





SUITE 429 
PHONE 6245 CORTLANDT 


A. G. ABRAMSON 
CABINET WORK 


30 CHURCH STREET 


NEW YORK CITY... Deg e-94--RBie 


Mr. B. L.: Belden, 
American Numismatic Society, 
156th Street & Broadway, 
New York City. 


Dear Sir:- 

I beg to announce that I am not with the 
Abramson Engesser Co., any longer but have separate offices 
at 30 Church Street, New York City and hope that you will 


patronize me as you have done previously as I am ready to 
do any and all business that you may have for me. 


All business will receive my personal and prompt 
attention. 


Hoping that I will be favored with your patronage, 
I beg to remain, 


Yours very respectfully, 


Qe & Obrvemren_ 


JDA/DA 


PHONE 6245 CORTLANDT 


SUITE 429 
A. G. ABRAMSON 
CABINET WORK 
30 CHURCH STREET 


Mr. B. L. Belden, 
American Numismatic Society, 
156th St. & Broadway, 
New York City. 


Dear Sir:- 


I herewith submit the following estimate for 
your approvalie- 


I agree to make, deliver and set up 

1 (one) Wardrobe as per plan, &' long, 7'6" high,2' deep 
made in kiln dryed first quality white wood with 
three coats of paint, and one coat enamel and two 
Goats of paint inside with one mirror in the center 
16" x 48" for the sum of --------------- one mom $79.00 


The same estimate as above omitting mirror----$74.90 


Trusting to be favored with your order, I an, 


Very respectfully, 





AGA/DA 


29 
PHONE 6245 CORTLANDT SUITE 4 


A. G. ABRAMSON 
CABINET WORK 


30 CHURCH STREET F 


NEW YORK CITY, -~RBeb<” 18-146 eee 


Mr. Belden, 
Numismatic Society, 
Broadway & 156th St., 
New York City. 


Dear Sirie- 


I‘beg to submit the following estimate for your 
approval:= 
I agree to make, deliver and set up 
1 fone) Wardrobe as per plan 8' long, 7'6" high 
2' deep, with one coat of paint insice and outside 
including mirror---~~-~-~-----~--------++--- $70.00 


Hoping to be favored with your order, I beg to 
remain, 


Yours respectfully, 


ANE Chine 


JGA/DA 


